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Message Text 

UNCLASSIFIED 

PAGE 01 SINAI 00881 07I550Z 
ACTION SSM-05 

INFO OCT-OI NEA-IO ISO-00 OC-06 CCO-00 SY-05 /027 W 

080350Z 103236/75 

R071537Z APR77 
FM USMISSION SINAI 
TO SECSTATE WASHDC 2465 

UNCLAS SINAI 0881 

E.O. 11652: N/A 
TAGS: ASEC 

SUBJECT: STATUS REPORT 
REP: STATE 76110 

1. PERIMETER SECURITY: 

A. INTERCOM SYSTEM COMPLETED. PUNCTIONAL TESTS MADE. PERI- 
METER SECURITY SYSTEM NOW TECHNOLOGICALLY OPERATIONAL. ONLY 
REMAINING STEP IS TRAINING GHANAIANS. 

B. PARTS FOR WATCH STATION RADIO MODIFICATION RECEIVED AND 
WORK IN PROGRESS. 

2. RO SYSTEM: 

A. IN RESPONSE REFTEL, THE CONCRETE PAD IS POR THE KELLY 
CLOSURE BUILDING HOUSING THE RO. DEFECTS WERE MINOR BUT STRUC- 
TURAL PROPERTIES WERE IN SOME DOUBT SO CONTRACTOR WAS CONSULTED. 

APPEARS ONE TRUCK LOAD CONCRETE WAS POORLY MIXED CAUSING SETTING 
DEFICIENCIES. CONTRACTOR RECOMMENDED LONGER TERM CURING, 

KEEPING PAD WET FOR 10 TO 12 DAY. HE ALSO OFFERED TO ADD 2 

INCH TOPPING WITH AN EPOXY BINDER TO IMPROVE SURFACE. THIS HAS 
BEEN DONE. BOTH APPEARANCE AND STRUCTURAL ASPECTS NOW ARE 
SATISPACTORY. 

B. PLUMBING IS IN PROGRESS WITH THE AVAILABLE PARTS. 

C. WATER TANK HAS BEEN CLEARED BY CUSTOMS BUT IS STILL 
ON BOARD SHIP DUE PORT SLOWDOWN. 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 -Jan-1 994 12:00:00 am 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Sent Date: 07-Apr-1977 12:00:00 am 
Decaption Date: 01 -Jan-1 960 12:00:00 am 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 -Jan-1 960 12:00:00 am 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1977SINAI00881 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Expiration: 

Film Number: D7701 22-0676 

Format: TEL 
From: SINAI 

Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1977/newtext/t19770477/aaaacpfi.tel 

Line Count: 55 
Litigation Code IDs: 

Litigation Codes: 

Litigation History: 

Locator: TEXT ON-LINE, ON MICROFILM 

Message ID: 972249a8-c288-dd1 1-92da-001cc4696bcc 

Office: ACTION SSM 

Original Classification: UNCLASSIFIED 

Original Handling Restrictions: n/a 

Original Previous Classification: n/a 

Original Previous Handling Restrictions: n/a 

Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 77 STATE 76110 
Retention: 0 

Review Action: RELEASED, APPROVED 
Review Content Flags: 

Review Date: 21 -Jan-2005 12:00:00 am 
Review Event: 

Review Exemptions: n/a 
Review Media Identifier: 

Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 

SAS ID: 2866836 

Secure: OPEN 

Status: NATIVE 

Subject: STATUS REPORT 

TAGS: ASEC 

To: STATE 

Type: TE 

vdkvgwkey: odbc://SAS/SAS.dbo.SAS_Docs/972249a8-c288-dd1 1 -92da-001 cc4696bcc 
Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
22 May 2009 

Markings: Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 


Margaret P. Grafeld Declassified/Released US Department of State EO Systematic Review 22 May 2009 



